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स्वच्छ महाराष्ट्र अभियान (नागरी) अंतर्गत १५२ नागरी 
स्थानिक स्वराज्य संस्थांच्या नागरी घनकचरा व्यवस्थापन 
प्रकल्पास सुधारित प्रशासकीय मान्यता देण्याबाबत. 


महाराष्ट्र शासन 
नगर विकास विभाग 


शासन निर्णय क्रमांक-स्वमअ-२०२३/प्र.क्र.३८/नवि-३४ 


हुतात्मा 


राजगुरू चौक, मादाम कामा मार्ग, 


मंत्रालय, मुंबई-४०० ०३२. 


दिनांक: २० मार्च, २०२३ 


झासन निर्णय, नगर विकास विभाग, स्वभाअ-२०१५/प्र.क्र.२३/नवि-३४, दि. १५.०५.२०१५ 


शासन निर्णय, नगर विकास विभाग, स्वमअ-२०२२/प्र.क्र.७३/नवि-३४, दि. १५.०७.२०२२ 
स्वच्छ महाराष्ट्र अभियान (नागरी) अंतर्गत मा. मुख्य सचिव महोदयांच्या अध्यक्षतेखालील उच्चाधिकार समितीच्या दि 


३/०३/२०२३ रोजीच्या बैठकीचे इतिवृत्त. 


शासन निर्णय, नगर विकास विभाग,क्र: स्व अम -२०१७/प्र. क्र ९८/नवि-३४, दि. १०.११. २०१७ (काटोल) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१७/प्र.क्र. १४४ /नवि-३४, दि. १०.११. २०१७ (एळाली) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१६३/ नवि-३४, दिनांक १०.११.२०१७ (धरणगाव) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१४२/ नवि-३४, दिनांक १०.११.२०१७ (दोंडाईचा वरवाडे) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१६२/ नवि-३४, दिनांक १०.११.२०१७ (येवला) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१६१/ नवि-३४, दिनांक १०.११.२०१७ (राहाता) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१३०/नवि-३४, दि. १०.११.२०१७, (जळगाव जामोद) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१८१/नवि-३४, दि. १०.११.२०१७, (नांदुरा) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१८७/नवि-३४, दि. १०.११.२०१७, (मोर्शी) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१८०/नवि-३४, दि. १०.११.२०१७, (मलकापूर) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१८३/नवि-३४, दि. १०.११.२०१७, (अंजनगाव सुर्जी) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१५७/नवि -३४, दि. १०.११.२०१७(आळंदी) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१०३/नवि -३४, दि. १०.११.२०१७ (सातारा) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१५५/नवि -३४, दि. १०.११.२०१७ (कराड) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१०२/नवि -३४, दि. १०.११.२०१७ (सासवड) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१३३/नभव-३४, दि. १०.११.२०१७ (कागल) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१४९/नवि -३४, दि. १०.११.२०१७ (जेजुरी) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वम 


अ-२०१७/प्र.क्र.१०३/नवि -३४, दि. १०.११.२०१७ (कुरुंदवाड) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१५३/नवि -३४,दि. १०.११.२०१७ (खोपोली ) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१५२/नवि -३४,दि. १०.११.२०१७ (अलिबाग) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र. क्र. १७१/नवि-३४, दि. १०. ११. २०१७ (अंबड) 


शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र. क्र. १७४/नवि-३४, दि. १०.११.२०१७ (अहमदपूर) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र. क्र. १७६/नवि-३४, दि. १०.११.२०१७ (निलंगा) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र. क्र. १७५ /नवि-३४, दि. १०.११.२०१७ (औसा) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र. क्र. १७९/नवि-३४, दि. १०.११.२०१७ (पैठण) 


. शासन निर्णय, नगर विकास विभाग, क्र: 


स्वमअ-२०१७/प्र.क्र.१६८/नवि-३४, दि.१०.११.२०१७ (राजुरा) 


शासन निर्णय क्रमांकः स्वमअ-२०२३/प्र.क्र.३८/नवि-३४ 
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शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१७/प्र.क्र.१६७/ नवी-३४, दि.१० नोव्हेंबर २०१७ (वरोरा) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१७/प्र.क्र.१६६/ नवि-३४, दिनांक १०.११.२०१७ (जामनेर) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१७प्र.क्र.१०७/ नवि-३४,दिनांक १०.११.२०१७ (शिरपूर वरवाडे) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१७ /प्र.क्र.१६५/ नवि-३४, दिनांक १०.११.२०१७ (एरंडोल) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.४६/ नवि -३४, दिनांक ०१.०३.२०१८ (मालेगाव मनपा) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.४७/ नवि -३४, दिनांक ०१.०३.२०१८ (जळगाव मनपा) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.४०/ नवि-३४, दिनांक ०१.०३.२०१८ (नांदगाव ) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१७१/ नवि-३४, दिनांक १२.०४.२०१८ (श्रीगोंदा) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३११(२१)/ नवि-३४, दिनांक १६.११.२०१८ (व्रिबक) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३११(२२)/ नवि-३४, १६.११.२०१८(श्रीरामपूर) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.५२/ नवि-३४, दिनांक ०९.०४.२०१८ (इगतपुरी) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१६९/ नवि-३४, दिनांक १२.०४.२०१८(ठाहादा) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१७२/ नवि-३४, दिनांक १२.०४.२०१८(तळोदे) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१६६/नवि-३४, दिनांक १२.०४.२०१८(नवापूर) 
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. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१६४/नवि-३४, दि. १२.०४.२०१८ (शेगाव) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८ /प्र.क्र.१७०/ नवि-३४, दिनांक १२.०४.२०१८(जामखेड) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३८/नवि-३४, दि. ०१.०३.२०१८, (कारंजा) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३११(२८)/नवि-३४, दि. १६.११.२०१८, (मंगरुळपीर) 


. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३७/नवि-३४, दि. ०१.०३.२०१८, (रिसोड) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३३/नवि-३४, दि. ०१.०३.२०१८, (घाटंजी) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३४/नवि-३४, दि. ०१.०३.२०१८, (पांढरकवडा) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१५४/नवि-३४, दि. १२.०४.२०१८, (उमरखेड) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३११(३०)/नवि-३४, दि. 9§.99.209¢, (खामगांव) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.३११(३१)/नवि-३४, दि. १६.११.२०१८, (लोणार) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१६०/नवि-३४, दि. १२.०४.२०१८, (चिखलदरा) 


शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१८/प्र.क्र.१५८/नवि-३४, दि. १२.०४.२०१८, (अकोट) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.१३०/नवि -३४, दि. २१.०६.२०१८(कोल्हापूर) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.१३२/नवि -३४, दि. १२.०४.२०१८(जुन्नर) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.३११(५)/नवि -३४, दि. १६.११.२०१८(चाकण) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.३५५(२)/नवि -३४, दि. ०६.१२.२०१८(बारामती) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.9६/नवि -३४, दि. ०९.०४.२०१८(गडहिंग्लज) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.१७/नवि -३४, दि. ०१.०३.२०१८(फलटण) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.३११(७/नवि -३४, दि. १६.११.२०१८(राजगुरुनगर) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.१३९/नवि -३४, दि. १२.०४.२०१८ (तासगाव) 


शासन निर्णय, नगर विकास विभाग,क्र: स्वमअ-२०१८/प्र.क्र.३११(९)/नवि -३४, दि. १६.११.२०१८ (हुपरी) 
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१३२. शासन निर्णय, नगर विकास विभाग, क्र:ःस्वमअ-२०१९/प्र.क्र. ८६(३०)/ नवि-३४, दिनांक १२.०७.२०१९(शिंदखेडा) 


१३३. शासन निर्णय, नगर विकास विभाग, क्र:ःस्वमअ-२०१९/प्र.क्र. ८६(२१)/ नवि-३४, दिनांक १२.०७.२०१९(कळवण) 


१३४. शासन निर्णय, नगर विकास विभाग, क्रःस्वमअ-२०१९/प्र.क्र.८६(८४)/नवी-३४ दि. १६.०७.२०१९ (एटापल्ली) 


१३५. शासन निर्णय, नगर विकास विभाग, क्र:ःस्वमअ-२०१९/प्र.क्र.८६(७९)/नवि- ३४, दि. १६.०७.२०१९ (आर्मोरी) 


१३६. शासन निर्णय, नगर विकास विभाग, क्र:स्वमअ-२०१९/प्र.क्र.८६(८२)/नवि -३४,दि.१६.०७.२०१९ (भिवापूर) 


१३७. शासन निर्णय, नगर विकास विभाग, क्रःस्वमअ-२०१९/प्र.क्र.८६(१०५)/नवि -३४, दि.१९.०७.२०१९(पारशिवनी) 


१३८. शासन निर्णय, नगर विकास विभाग, क्र:स्वमअ-२०१९/प्र.क्र.८६(१०३)/नवि -३४, दि. १६ जुले २०१९ (धानोरा) 


१३९. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१३)/नवि -३४,दि. १२.०७.२०१९ (तलासरी) 


१४०. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१०)/नवि -३४,दि. १२.०७.२०१९ (पोलादपूर ) 
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शासन निर्णय क्रमांकः स्वमअ-२०२३/प्र.क्र.३८/नवि-३४ 


१४१. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(११)/नवि -३४,दि.१२.०७.२०१९ (हाहापूर) 
१४२. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१०९)/नवि -३४,दि.१९.०७.२०१९ (देवरुख ) 
१४३. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(११०)/नवि -३४,दि.१९.०७.२०१९ (देवगड) 


१४४. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१०८)/नवि -३४,दि.१९.०७.२०१९ (कसई दोडामार्ग ) 
१४५. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१११)/नवि -३४,दि.१९.०७.२०१९ (कुडाळ) 
१४६. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(१४)/नवि -३४,दि.१२.०७.२०१९ (विक्रमगड) 
१४७. शासन निर्णय, नगर विकास विभाग, क्र:-स्वमअ-२०१९/प्र.क्र.८६(५)/नवि -३४,दि.१२.०७.२०१९ (मंडणगड) 
१४८. शासन निर्णय, नगर विकास विभाग, क्र:स्वमअ-२०१९/प्र. क्र.८६ (१२५/नवि-३४, दि. २१.०९. २०१९ (केज) 

१४९. शासन निर्णय, नगर विकास विभाग, क्र: स्वमअ-२०१९/प्र.क्र.८६ (७६)/नवि-३४, दि. १२.०७. २०१९ (सेनगाव) 
१५०. शासन निर्णय, नगर विकास विभाग, क्रःस्वमअ-२०१९/प्र. क्र.८६(७०)/नवि-३४, दि. १२.०७. २०१९ (जाफराबाद) 
१५१. शासन निर्णय, नगर विकास विभाग, क्रःस्वमअ-२०१९/प्र. क्र.८६(७४)/नवि-३४, दि. १२.०७.२०१९ (औंढा नागनाथ) 
१५२. शासन निर्णय, नगर विकास विभाग, क्रःस्वमअ-२०१९/प्र. क्र.८६(७५)/नवि-३४, दि. १२.०७.२०१९ (देवणी) 

१५३. शासन निर्णय, नगर विकास विभाग,क्र:-स्वमअ-२०२०/प्र.क्र.२७(१)/नवि-३४, दि. ३०.०१.२०२० (उरण इस्लामपूर) 
१५४. शासन निर्णय, नगर विकास विभाग, कर:-स्वमअ-२०२१/प्र.क्र.२६(७/नवि -३४, दि. १४.०५.२०२१ (सोलापूर) 
१५५. शासन निर्णय, नगर विकास विभाग,क्रमांक:स्वमअ-२०२१/प्र. क्र.२६(२)/नवि-३४, दि. १४.०५.२०२१ (नागपूर) 


प्रस्तावना- 
स्वच्छ महाराष्ट्र अभियान (नागरी) अंतर्गत ९ महानगरपालिका तसेच १४३ नगरपरिषदा/नगरपंचायती अशा एकूण १५२ 
नागरी स्थानिक स्वराज्य संस्थांच्या घनकचरा व्यवस्थापनाच्या सविस्तर प्रकल्प अहवालांस वाचा मधील क्र. ४ ते १५५ येथील नमूद 


शासन निर्णयान्वये प्रशासकीय मान्यता देण्यात आली होती. 


२. सरदर प्रकल्पाची अंमलबजावणी नागरी स्थानिक स्वराज्य संस्थेमार्फत सुरु असून प्रकल्पात अंतर्भूत असलेल्या काही बाबी 
वगळून त्या शहरांना नवीन बाबी मंजूर करण्याची विनंती संबंधित नागरी स्थानिक स्वराज्य संस्थांनी केली होती. 


सदर एकूण १५२ नागरी स्थानिक स्वराज्य संस्थांनी सादर केलेल्या प्रस्तावाची तपासणी राज्य अभियान संचालनालयाच्या 
स्तरावर करून तो प्रस्ताव त्यानुसार, मा. मुख्य सचिव यांच्या अध्यक्षतेखाळील उच्चाधिकार समितीच्या दिनांक 3/3/2023 
रोजीच्या बैठकीमध्ये मान्यतेकरीता सादर करण्यात आला होता. उच्चाधिकार समितीने त्याच बैठकीमध्ये सदर प्रस्तावास मान्यता 
दिली आहे. 


३. उच्चाधिकार समितीच्या उपरोक्त मान्यतेनुसार, सदर एकूण १५२ नागरी स्थानिक स्वराज्य संस्थांच्या मंजूर सविस्तर 
प्रकल्प अहवालात अंतर्भूत असलेल्या काही बाबी वगळून त्या शहरांना नवीन बाबी मंजूर करून त्यांच्या सविस्तर प्रकल्प अहवालास 
सुधारित प्रशासकीय मान्यता देण्याची बाब शासनाच्या विचाराधिन होती. 


शासन निर्णय :- 

प्रस्तावनेत नमूद केल्यानुसार, सदर १५२ नागरी स्थानिक स्वराज्य संस्थांनी सादर केलेल्या प्रस्तावास उच्चाधिकार 
समितीने दिलेल्या मान्यतेच्या अनुषंगाने या शासन निर्णयासोबतच्या विवरणपत्र - अ मधील अनुक्रमे रकाना ४ व ५ मध्ये दर्शविलेल्या 
किमतीच्या बाबी वगळण्यास व वगळलेल्या बाबींच्या जागी अनुक्रमे रकाना ७ व ८ मध्ये दर्शविलेल्या किंमतीच्या बाबी समाविष्ठ 
करण्यास शासन मंजूरी देत आहे. 


५. उपरोक्त बदलामुळे संबंधित नागरी स्थानिक स्वराज्य संस्थांच्या घनकचऱ्याच्या सविस्तर प्रकल्प अहवालाची सुधारित 
किंमत या शासन निर्णया सोबतच्या विवरणपत्र -अ मधील रकाना ११ मध्ये दर्शविण्यात आल्यानुसार राहील . 
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शासन निर्णय क्रमांकः स्वमअ-२०२३/प्र.क्र.३८/नवि-३४ 


६. 


संदर्भीय क्रमांक ४ ते १५५ येथील संबधित नागरी स्थानिक स्वराज्य संस्थांच्या प्रशासकीय मान्यतेच्या शासन निर्णयात नमूद 


अटी व शर्तीचे पालन करणे संबंधित नागरी स्थानिक स्वराज्य संस्थांना बंधनकारक राहील. 


७. 


सदर सविस्तर प्रकल्प अहवालास तांत्रिक मान्यता घेण्याची जबाबदारी संबंधित नागरी स्थानिक स्वराज्य संस्थांची राहील. 


तसेच, सुधारित सविस्तर प्रकल्प अहवालाच्या रक्कमेत वाढ होत असल्यास, सदर वाढीव रक्‍कम ही स्थानिक नागरी स्वराज्य 


संस्थांनी स्वत:च्या हिस्स्यातुन खर्च करणे आवश्‍यक राहील. 


८. 


त्याचा संगणक सांकेतांक २०२३०३२०१७०३२७४९२५ असा आहे. हा आदेशा डिजीटल स्वाक्षरीने साक्षांकित करुन काढण्यात येत 


आहे. 


१०. 


सदर शासन निर्णय महाराष्ट्र शासनाच्या www.maharashtra.gov.in या संकेतस्थळावर उपलब्ध करण्यात आला असून 


महाराष्ट्राचे राज्यपाल यांच्या आदेशानुसार व नावाने. 


Digitally signed by ANIRUDDHA V JEWLIKAR 


Date: 2023.03.20 17:09:56 +05'30' 


(अनिरूध्द व्यं. जेवळीकर ) 
उप सचिव, महाराष्ट्र शासन 


मा. मुख्यमंत्री यांचे अपर मुख्य सचिव 

मा. मुख्य सचिव, महाराष्ट्र राज्य 

प्रधान सचिव (नवि-२), नगर विकास विभाग, मंत्रालय, मुंबई. 

सदस्य सचिव, महाराष्ट्र जीवन प्राधिकरण, मुंबई. 

आयुक्‍त तथा संचालक, महानगरपालिका प्रशासन संचालनालय, मुंबई. 
विभागीय आयुक्त, संबंधित. 

जिल्हाधिकारी, संबंधित. 

आयुक्‍त, नागपूर, मालेगाव, जळगाव, कोल्हापूर, अहमदनगर, अकोला, भिवंडी- निजामपूर, मीरा-भाईंदर, सोलापूर 
महानगरपलिका 

राज्य अभियान संचालक, स्वच्छ महाराष्ट्र अभियान (नागरी) संचालनालय, मुंबई. 
मुख्याधिकारी, 


काटोल, देवळाली, धरणगाव, दोंडाईचा वरवाडे, येवला, राहाता, जळगाव जामोद, नांदुरा, मोर्शी, मलकापूर, 
अंजनगाव सुर्जी, आळंदी, सातारा, कराड, सासवड, कागल, जेजुरी, कुरुंदवाड, खोपोली, अलिबाग, अंबड, 
अहमदपूर, निलंगा, औसा, पैठण, राजुरा, वरोरा, जामनेर, शिरपूर वरवाडे, एरंडोल, नांदगाव, श्रीगोंदा, सिन्नर, 
त्रिबक, श्रीरामपूर, इगतपुरी, शहादा, तळोदे, नवापूर, जामखेड, WG, कारंजा, मंगरुळपीर, रिसोड, घाटंजी, 
पांढरकवडा, उमरखेड, खामगांव, लोणार, चिखलदरा, अकोट, जुन्नर, चाकण, बारामती, गडहिंग्लज, फलटण, 
राजगुरुनगर, तासगाव, हुपरी, भोर, करमाळा, वाई, दौंड, वडगाव कसबा, म्हसवड, माथेरान, मालवण, पेण, डहाणू, 
सांगोले, रोहा-अष्टमी, पालघर, श्रीवर्धन, राजापूर, कणकवली, मुरुड जंजिरा, सावंतवाडी, हिंगोली, कळमनुरी, 
वसमत, बीड, मुरूम, कळंब, वरणगाव, भद्रावती, तिरोरा, वानाडोंगरी, कामठी, देसाईगंज, गडचांदूर,गोंदिया, 
खुलताबाद, परळी, नागभिड,मोहाडी,कोरपना,लाखांदूर,कुरखेडा, चिमूर,अकोला,बार्शीटाकळी,धारणी, नांदगाव 
खंडेश्वर, मानोरा, बाभुळगाव, तिवसा, महागांव, कळंब, दहिवडी, लोणंद, आजरा, मेढा, भिवंडी निजामपूर, वाभवे 
वैभववाडी, वाडा, मोखाडा, आष्टी, मुलचेरा, सालेकासा, कारंजा, धडगाव वडफळ्या, साक्री, जिवती, शिंदखेडा, 
कळवण, एटापल्ली, आर्मोरी, भिवापूर, पारशिवनी, धानोरा, तलासरी, पोलादपूर, शहापूर, देवरुख, देवगड, कसई 
दोडामार्ग, कुडाळ, विक्रमगड, मंडणगड, केज, सेनगाव, जाफराबाद, औंढा नागनाथ, देवणी, उरण इस्लामपूर 
नगरपरिषद/ नगरपंचायत. 
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Municipal Corporation: 


शासन निर्णय - शासन निर्णय -स्वमअ-२०२३/प्र.क्र.३८/नवि-३४, दिनांक २० मार्च, 2023 सोबतचे विवरणपत्र - अ 


(Rs in Lakhs ) 


T ee a 1. Cc vont Revised 
Sr.No City Name ae Originally Approved Item pee eee Revised items ee Seer 1. DPR 
: ग Cost 
of items items. (+/-) 
1 2 3 a ee 5 a ee 7 | og | | og 10 11 
1 Akola 4535 Windrow platform 321.2 861.3 Biomining 78.43 861.3 7 4535 
MRF 458.3 
Scientific landfill site 396.6 
Dumping Yard Civil Work 37.64 Compound wall 141.2 
Transfer station - 2 Nos 105.8 Drainage work 27.19 
Road pavement 20.31 
Building Block 9.17 
Leachate Treatment Plant 65 
Leachate collection tank 9.41 
Transfer station vehicle 52.22 
2 Nagpur 26868 Collection and Transportation | 2785.27 | 14869.97 | Litter Bins : 3000 325 13289.65 | -1580.32 25287.67 
[Development of Sanitary Landfill) 11734.7 Garbage Bins: 1000 10 
over the period of 15 years Hand Carts:2000 270 
Animal Crematorium 350 Bio-mining of Legacy waste 6549 
eo. णि Development of Sanitary Landfill 5185.65 
over the period of 5 years 
Animal Crematorium 950 
3 Malegaon 3135.96 | Ghantagadi,53 nos 27.89 161.8 E Vehicle - 15 Nos 150 170 8.2 3144.16 
Barbed wire fencing 13.46 Tractor with Sweeper Machine - 1 20 


Green area 


Waste receiving Pre-Sorting 
Area 


Curing Platform 


Windrow Platform 


Road 6 M wide 


Road 5 M wide 


Processing Plant 150 TPR 


Plastic Bailing Machine,3 nos 


Shed for Storage of Compost 


Dry Waste Processing Shed 


Wet Waste Processing Shed 


Drainage Works(0.5m*0.4m) 


Drainage Works(0.25m*0.2m) 


Office 


Rest room for workers 


Weigh bridge room 


Toilet 


Nos 
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| Weigh bridge Inos | bridge Inos 
Sanitary Landfill 
Dry-Waste collection center 3 
nos 
Biogas Plant 
Leachate holding and 
evaporation tank for old 
dumpsites 
_____| Biomining 1 lakh Cu.M 120.45 _ 3 _ = १-० 0.०. 
Jalgaon 4967.68 | Biogas Plant 420 420 Barbed Wire Fencing 10.15 439.18 19.18 4986.86 
Waste Receiving Presorting Area 144.31 
(30x40)M, Dry waste Processing 
shed (40 x 20)M, Curing Platform 
(50x30)M, Shed for Storage of 
Compost (20 x 40)M, Wet waste 
Processing Shed (84 x 20) M 
Windrow Platform (95x90)M 71.35 
Road 6 M Wide - (Bitumen Road) 50.01 
Road 5 M Wide - (Bitumen Road) 57.8 
Leachate holding and Evaporation 15.94 
tank 
Processing Plant 150 TPD 25.48 
Drainge works (0.25 x 0.2)M 0.85 
Office (3.0x 3.0)M 8.17 
Rest Room for Workers 1 Nos 0.14 
Weigh Bridge Room 1 Nos 0.34 
Toilet 1 Nos 0.18 
Weigh bridge 1 Nos 1.08 
Electrification (Internal and External) | 53.38 
Ahmednagar 2728.08 | Four-wheeler auto tipper,64 nos | 23.82 495.69 Compactor Cu.M, 7 Nos 315 542 46.31 2774.39 
Bio-methanation Plant ( 10 120 Tipper LPK 1613 BS IV 7 Nos 168 
TPD =5 TPD * 2 no.) 
IEC 3.28 Dumper 2 Nos 48 
Fire extinguisher, 20 nos. 0.49 Weigh Bridge 1 Nos 11 
Compactor 14 Cum, 7 nos. 136.72 
Tipper LPK 1613 Bs IV 7 nos. | 74.73 
Dumper 2 nos. 21.35 
Weight bridge 2 nos 4.97 
Plastic Bailing Machine, 6 nos | 19.2 
Office 1.92 
Toilet 1.92 
Decentralized composting 3 35.77 
nos. 
MRF 2 nos. at dumpsite 23.34 
MRF within the city 3 nos. 28.18 
Kolhapur 3717.5 Construction of Civil 139 408.8 2 Unit of JCB 71.19 408.76 [o= — — | 3717.46 
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Infrastructure-Shed (1500 
Sq.m) for Dry Waste Material 
Recovery 
Installation and construction of | 230 2 Unit of Pocklain (Crawler Hydraulic | 120 
two Bio Methanation Plant of Excavator) 
SSTP capacity at Salokhe 
Nagar and Fulewadi, Kolhapur 
Construction of Civil 39.73 4 Unit of Dumper 217.57 
Infrastructure-Shed (200 Sq.m) 
for two decentralized dry waste 
_ segregation sites. _ _ = _ 
Solapur 1875 Auto Tipper (Procured 24 2.5 805.4 Auto Tipper—17 Nos. 127.37 2057.23 1251.83 3126.83 
Nos./38 Nos.) Construction of Internal Road (1804 181.43 
Road Sweeping Machines 100.2 m) 
Tractor 6.98 Procurement of Dead Animal 153.59 
Trolley 3.23 Incinerator 
Vehicles tracking systems 13.78 Construction & repairing of 225 
Underground 4 bins and 1 157.8 Compound wall & Construction of 
refuse compactor vehicle RCC gutters 
Construction of Internal Road | 96.55 Construction of Leachate Evaporation | 25 
(1804 m) Pond 
Construction of Civil 60.42 
Infrastructure- shed (500 sq. Construction & Development of 1239.6 
m) for Dead Animal Sanitary Landfill Facility for inerts 
Incinerator facility from Bio-mining 
Procurement of Dead Animal 42.48 
Incinerator Construction of Civil Infrastructure- 105.24 
Compound wall 33.3 shed (500 sq. m) for Dead Animal 
Leachate Evaporation Pond 14.81 Incinerator 
A- Construction of Quarry Pit | 253.2 
as SLF 
Construction of Storm water 20.1 
drain (3608 m) 
Bhiwandi 3474.4 Processing Plant 436.5 936.5 Backhoe loader - 2 nos. 61.38 936.5 शो 3474.4 
Dumper TIpper - 3 nos. 46.5 
Dozer - 1 no. 168 
Poclain - 1. no. 61.2 
Water Tankers- 4 nos. 99.42 
C & D Waste Plant (150 TPD) | 500 C & D Waste Plant (75 TPD) 500 
Mira- 4568.3 arbage Tipper / Auto Dumper | 53.38 143.09 Refuse Compactor (Capacity 7.0 143.75 1868.24 1725.15 6293.45 
Bhayandar ipper (Capacity up to 3.0 Ton)- Cum) - 33Nos 
84 Nos 
Tricycle (capacity 1.00 Cum) - | 3.96 Refuse Compactor (Capacity 14.0 960.75 
22 nos Cum) - 38Nos 
Wheelbarrows- 102 nos 9.79 Garbage Tipper 8 cum - (79) 763.74 
Garbage Container 183 Nos 75.96 
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Municipal Councils: 


Sr.No City Name DPR Originally Approved Item Cost Total Revised items Cost for Total Total Revised 
Cost saved Saving Addition/ | Costfor | Change in DPR 
Revision | Revised DPR Cost Cost 
of items items. (+/-) 
1 Kaij 142.7 Handcarts 1.06 19.59 Weigh bridge 20MT 11 19.59 a 142.7 
Dumper Placer 10.8 | 4 Wheeler auto Tipperi-1 5.39 
Leachate pump 0.75 Bailing Machine — | Nos 3.2 
Drain storm water 5.02 
Rikshaw 6.25 
Weigh Bridge 20MT 5.72 
2 Hingoli 759 Four-Wheeler auto tippers - 14 | 25.32 64.26 Four-Wheeler auto tippers - 8 Nos. 48 164 99.74 858.74 
Nos. 
Biomining of old dumped 38.94 Trommel Machine-1 Nos 25 
waste 59929 Cum 
Tractor with trolly - 3 Nos 27 
Broomer machines - 2 Nos 10 
Tipper - (5 - T) - 3 Nos 54 
3 Kalamnuri 165.9 Four-Wheeler Auto Tippers - 1.09 13.56 4 Wheeler Auto Tipper -1 Nos 5.94 13.56 7 165.9 
3 Nos. 
Bio Mining Of Old Dumpsite । 3.39 Handcard 06 0.5 
Processing Shade 1 Weigh bridge - 1 Nos 6.02 
IEC 1.5 
Handcarts 06 0.48 Roadside Twin Bin - 15 Nos 1.1 
Weigh Bridge - 1 Nos 5.72 
Roadside Twin Bin-6 Nos 0.38 
4 Basmath 392.9 Vehicles 52.8 114.6 4 wheeler Auto Tipper - 5 Number 29.28 114.6 शि 392.9 
Shed For Processing (Size: 49.27 Compactor Tipper - 1 36.97 
40X10M- 3 Nos) 
Dry Waste Collection Centre 12.52 E-Vehicle-5 14.16 
Tractor Trolly - 3 34.17 
5 Beed 896.9 Road 32.56 304.4 Auto Tipper 14 Nos 182 304.4 - 896.9 
Drain 7.72 Compactor 1 No 62.36 
Tipping Area 101.9 Garbage Truck 4 Nos 160s 
Curing Area 23.03 
Processing Shed 5.72 
Storage Shed 5.72 
Weigh Bridge 1.61 
Weigh Bridge Room 0.87 
Office 1.83 
Toilet 1.83 
Material Recovery Facility 18.95 
Sanitary Landfill 102.6 
16 Sengaon 73.26 Four-Wheeler Auto Tipper - 3 | 5.65 5.75 Screening Machine - | No 5.75 5.75 ko al 73.26 
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काशा 
Handcarts - 10 Nos 0.05 
Single Shaft Shredder 0.03 
Machine 
| _ Plastic Bailing Machine 0.03 _ _ _ 
7 Jafrabad 106.1 Solid Waste Management 47.96 53.53 4 Wheeler Auto Tipper — 2 Nos 13.36 53.53 7 106.1 
Shed 
Weighing Machine With 0.57 Tractor with trolly — 2 Nos 20 
Platform 
Four-Wheeler Auto Garbage 0.17 E- Vehicles (Waste Collection - 3 9.17 
Tipper - 5 Nos. Nos) 
Pushcart - 10 Nos 0.84 Wet waste shredder with conveyor [8s 
Wet Waste Shredder - 1 Nos 3 Screening machine 1 3 
Screening Machine - | Nos 1 
i Ambad 168.5 Biomining Of Old Dumped 46.47 53.47 4 Wheeler Auto Tipper - 4 Nos 40 53.47 शि 168.5 
Waste 
Simple Processing Machine 7 Shredder- 1 Nos 7 
E-Vehicles (Waste Collection) - 2 No. | 6.47 
| Ahmedpur 291.9 Four-Wheeler Auto Tippers 8 13.5 93.72 4 wheeler Auto Tipper Ghantagadi 42.5 104.8 11.08 302.98 
Nos (5Units) 
Internal Road 0.02 35 HP Tractor Head (2 Units) 12.8 
Drainage Work 0.03 Hydraulic Tractor Trolley (2Units) 5.2 
Biomining Of Old Dumped 20 Processing Shed 44.3 
Waste 
Handcrafts 10 Nos 10.96 | 
Roadside Twin Litters Bins 0.51 
With Stand 8Nos 
Toilets 0.42 
Tipping Area 6.07 
Weigh Bridge Room With 0.61 
Platform 
Leachate Tank 1.57 
Processing Shed 22.69 
Weigh Bridge 5.72 
Fire Extinguisher 0.43 
Dry Waste Collection Centre 6.88 
Simple Landfill 14.31 
10 Nilanga 348.4 Weigh Bridge Room And 1.61 61.75 Processing Shed 61.75 113.8 52.5 400.9 
Platform 
Weigh Bridge | Nos 5.72 Weigh Bridge- 1 Nos Fe = 
Processing Shed 22.69 Weigh bridge room and platform - 1 4 
Nos 
Fire Extinguisher 0.43 Tractor with Trolley - 2 Nos 20 
Toilets 1.42 4 Wheel Auto Tipper — 3 Nos 20 
Dry Waste Collection Centre 6.88 
Screening Machine - | Nos 16 
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[| | Simple Processing Machine =[7 || eeesaiaiesi‘“‘iaiaisrtsi (a Processing Machine 7 
11 Murum 154.3 Four-Wheeler Auto Tippers 2 | 0.2 0.82 Garbage Tipper — 2 Nos 20 44 43.18 197.48 
Nos. 
Internal Road 0.11 Tractor with trailer 50 HP 1 24 
Sheds For Compost Plant & 0.07 
Plastic Unit 
Drainage Work 0.13 
Weigh Bridge Room And 0.04 
Platform 
Dry Waste Collection Center 0.12 
Screening Machine - | Nos 0.1 
| _ _ Simple Landfill 0.05 _ _ _ 
12 Ausa 225.4 Fire Extinguisher-10 0.43 7.76 Fire extinguisher - 4 0.43 15.43 7.67 233.07 
Weigh Bridge Room And 1.61 Weigh Bridge Room and Platform 8.5 
Platform 
Weigh Bridge 1 Nos 5.72 Weigh Bridge 1 Nos 6.5 
13 Aundha 104.2 Four-Wheeler Auto Garbage 9.91 9.91 Screening machine 1 7 9.91 a 104.2 
Nagnath Tipper Weighing machine with platform 2.91 
14 Kalamb 238.3 Civil Work 22.24 22.24 4 Wheeler AUto Tipper — 3 22.24 22.24 rll 238.3 
15 Paithan 219.5 Backhoe Loader 12.07 21.65 Water Tanker -1 18 18 -3.65 215.85 
Water Tanker 9.58 
16 Khultabad 144.6 Internal Road 18.53 34.74 Sanitary Landfill 7 34.74 il 144.6 
Drainage Work 3.49 Tipping area - Platform 17 
Biomining 12.72 Bailing And Shredding Machine -1 10.73 
17 Parali 681.51 Backhoe Loader 2 DX-2 Nos 39.9 119.78 Backhoe loader 3DX- 1Nos 38.2 119.18 a 680.91 
Tipper 8.5 Cum - 2 Nos 21.35 Tipper 2.5 Cum- | Nos 19.58 
Handcart -4 Nos 0.384 Handcart- 10 Nos 1.9 
Public Awareness 58.15 Plastic Shredding Machine- 1 Nos 15 
4 Wheeler Auto Tipper - 4 Nos 40 
Hydraulic Tractor trolley - 1 Nos 4.5 
18 Deoni 88.57 Civil Work 30 30 4 wheeler Auto Tipper - 3 Nos 24 30 १” | 88.57 
Weigh Bridge with platform 16. 
19 Barshitakli 128.72 Shed with pits for composting | 7.8 7.8 Electrification works 7.8 78 aa! 128.72 
and MRF & Borewell with motor 
20 Dharni 106.05 Four-Wheeler tipper 0.5 66.82 Civil work total 72.41 84.49 17.67 123.72 
Pushcart lo Wet waste shredder 3.26 
Weighing machine 0.57 Bailing Machine 2.36 
GST 18% for item no 7.36 Screening Machine 1.66 
1,2,4,5,6,7 
Civil work total 50.39 Weighing Machine - | nos 2.96 
Wet waste shredder 3 Gst 18% for item no 1,2,4,5,6,7 1.84 
Bailing machine 4 
Screening machine 1 
21 Nandgaon 92.25 Four-Wheeler Tipper 25,2, 84.83 Four-Wheeler Tipper (06 No) 48.27 84.83 i 1| 92.25 
khandeshwar Wet Waste Shredder 3 Wet waste Shredder 3.95 
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| Bailing Machine | 4 Machine 4 | Bailing Machine dS Machine 5 
Screening Machine for Final 1 Screening Machine for Final 5 
Composting Composting 
Weighing Machine with 0.57 Weighing Machine with Platform 2.61 
Platform 
Shed With Pits 10 pit For 44.99 Tractor With trolly - (01 No) 10 
Composting and MRF 
| _ GST 18% for item no 1,2,3,4,5 | 6.08 _ Tractor With Loader - (01 No) 10 _ _ 
22 Jalgaon Jamod | 214.69 Wheelbarrow - 34 Nos 2.45 15.99 Twin shaft shredder machine — 8.45 15.99 शिडी 214.69 
Simple Processing Machine 7 (01No) 
Three-Wheeler auto tipper 6.54 Four-Wheeler tipper —(01 No) 7.54 
23 Shegaon 399.72 Waste Collection and 18 51.02 Sweeping machine - 1 Nos 50.1 50.1 -0.92 398.8 
transportation vehicle (14 
Nos.) 
Waste Processing and 33.02 Tata Ace - 5 Nos 
Disposal 
24 Karanja 545.71 IEC 49.61 49.61 4 Wheeler Auto Tipper — (04 No) 28 49.61 eS | 545.71 
Washim Trommel With Conveyor — (01 No) 21.61 
25 Mangrulpir 268.83 Four-Wheeler Tipper 0.87 14.59 Three-Wheeler Auto Tipper (2 No) 5.44 14.59 शि 268.83 
IEC 3.68 
Biomining 0.24 TATA Yodha Pickup- (01 No) 9.15 
Three-Wheeler Auto Tipper - 9.81 
3 Nos. 
26 Risod 353 Plant and Machinery 16.84 51.86 Trommel With Conveyor — (01 No) 17 51.86 a 353 
Green Belt Development 35.03 Shredder Machine With Twin Shaft - 
(01 No) 
Belling Machine - (01 No) 2) 
Simple Processing Machine - (01 No) | 10.86 
Weigh Bridge with Civil Work 12 
27 Manora 71.39 Four-Wheeler tipper 0.04 0.58 Tractor with hydraulic trolly (1 No) 10 10 9.42 80.81 
Wet waste shredder 0.52 
Screening machine 0.02 
28 Babhulgaon 71.04 Four-Wheeler Tipper 2.25 44.26 Tractor with hydraulic trolly - (1 nos ) | 14.26 44.26 - 71.04 
(Hydraulic tipper mounted on 
it with hydraulic hopper) 
Pushcarts 0.14 
Plastic bailing Machin 0.73 
Wet Waste Shredder 0.55 
Screening Machine for final 0.2 JCB -(1 nos) 30 
Compost 
Weighing Machine with 0.27 
Platform 
Shed with pits for Composting | 40.12 
and MRF 
29 Ghatanji 243.47 Waste Collection & 1.84 24.01 Tractor With Trolly — (01 No) 10 24 -0.01 243.46 
Transportation - Four-Wheeler 
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| - 06 And Three-Wheeler-03 | | 06 And Three-Wheeler - 03 


| Civil Work Of Dumping Yard | 0.65 | Work Of Dumping Yard | 0.65 
Civil Work Of MRF Shed 4.58 
Civil Work Of Windrow 1.46 Water Tanker - (01 No) 2 
Platform 
Civil Work Of Vermi Pit 8.05 
Civil Work Of Simple Landfill | 1.88 
Site 
Civil Work Of Security & 0.71 Bailing Machine - (01 No) 3.5 
Operating Room 
Civil Work Of Toilets 0.5 
Civil Work Of Drainage Work | 1.2 
Civil Work Of Pavement 1.44 Granular Machine - (01 No) 3.5 
Work 
Biomining Of Old Dumped 0.08 
Waste 
Water Supply , Electricity 0.75 
Arrangement, Culture & 
Safety Equipment's 
Plant & Machinery , Vehicle 0.34 Road Sweeping Machine - (01 No) 5 
And Equipment's 
| या IEC Work 0.51 _ _ _ 
30 Pandharkawada | 315.84 DTDC Four-Wheeler mini 10 10 Construction of support structure for | 10 10 315.84 
tipper weigh bridge 
Construction of leachate collection 
system for windrows 
31 Umarkhed 306.64 Waste Collection & 13.61 35.63 Pushcart - 20 No. 2 35.63 306.64 
Transportation 
Cost Estimates for Civil 2.86 
Works of Dumping Yard 
Civil Works of Windrow 5.83 
Platform 
Civil Works of Toilets 10.09 | Three-Wheeler Mini Tipper — (3 No) 25.63 
Civil Works of Pavement 0.04 
Works 
Biomining of Old Dumped 1.02 
Waste 
GST For Civil Work @ 12% 1.25 
Plant & Machinery, Vehicles 8.82 Bailing Machine -- (01 No) गं 
& Equipment 
Building Block 2.11 
32 Teosa 79.58 Four-Wheeler Tipper With 13.1 24.02 Wet Waste Shredder — (01 No) 8.7 24.02 79.58 
18% GST 
Wet Waste Shredder With 3.55 
18% GST Bailing Machine — (01 No) 7.42 
Bailing Machine With 18% 4.72 Screening Machine for Final Compost 16.9 | 
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| 0$]' || -- (01 No) 
Screening Machine For 1.18 
compost With 18% GST 
Weighing Machine With 0.67 Weighing Machine for Platform—(0O1 | 1 
Platform With 18% GST No) 
| Miscellaneous 2.5% DPR Cost 10.8 | - 
33 Nandura 323.56 Civil Work Of Dumping Yard _ | 0.27 12.29 Screening Machine With Conveyor— | 30 30 17.71 341.27 
Civil Work Of MRF Shade 0.62 (01 No) 
Civil Work Of Windrow 0.56 
Platform 
Civil Work Of Vermi Pit 4.47 
Civil Work Of Simple Landfill | 1.1 
Civil Work Of Security And 0.22 
Operation Room 
Civil Work Of Toilet 0.16 
Civil Work Of Drainage Work | 0.5 
Civil Work Of Pavement 0.61 
Green Belt Development 0.36 
Water Supply And Electricity | 3.04 
Hand Cart 0.38 
34 Morshi 251.76 Civil Work for Vermi Pit (38 54.89 54.89 Shed With Pits 20 Vermi pit For wet | 38.89 54.89 गि 251.76 
Pits) waste Composting 
Shredding machine - (01 No) Ee 
Bailing machine — (01 No) is 
35 Mahagaon 80.36 Four-Wheeler Tipper lo. 48.54 Three Wheeler Auto Tipper — (02 8.54 97.08 48.54 128.9 
Pushcart lo Nos) 
Wet Waste Shredder lo. JCB 30 
Bailing Machine lo. Tractor With Trolly — (01 No) 10 
Shed with compost pit and 41.36 
MRF + 12% GST 
Screening Machine 1 
Weighing Machine 0.57 
IEC 3.74 Shed with compost pit and MRF + 48.54 
Other 1.87 12% GST 
36 Khamgaon 230.06 Collection Vehicles - 53 Nos. 22.89 22.89 50 HP Tractors - 2 Nos 18 22.89 Pd 230.06 
Trolly 3 TON Capacity - 2 Nos 4.89 
37 Malkapur 404.42 Vehicles 1.28 8.49 Shredder machine — (01 No) 12 12 3.51 407.93 
Weighbridge 10.06 | 
Biomining 7.15 
38 Kalamb 101.98 Four-Wheeler tipper 0.21 58.81 Shed with compost pit (with 18% 49.27 58.81 षो 101.98 
IEC 4.74 GST) 
Other 1.8 Hydraulic Bailing Machine - (01 No) | 3.04 
Pushcart 0.01 
Shed with Compost Pit 46.49 Screening Machine For Screening of 3.9 
Bailing Machine 4 Compost Converted From Garbage — 
(01 No) 
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Screening Machine 1 Weighing Machine - Surface Mounted | 2.6 
Weighing Machine 0.57 Electronics Weigh bridge (Without 
Civil Work) With Double Ended 
ee Shear Beam Cell - (01 No) ee eee ee || | 
39 Anjangaom 288.88 Civil Works of Windrow 11.09 123.2 Shredder machine — (01 No) 19.5 123.2 ति 288.88 
Surji Platform 
Civil Works of Vermi Pits 88.32 Four-Wheeler — (4 No) 33.74 
Civil Works of Toilets 2.56 Hand Cart — (15 No) 2.1 
Civil Works of Pavement 4.94 Crusher Machine — (01 No) eae | 
Works 
Civil Works of Drainage. 4.32 Bailing Machine — (01 No) 9.72 
Civil Works of Pavement 4.94 Road Sweeping Machine — (01 No) 9.5 
Works 
Green Bell Development 0.82 Three-Wheeler auto Tipper— (05 No) | 21.6 
Water Supply. Electricity 6.18 Boar well — (01 No) 3 
Arrangement. Electricity Work 15 
40 Lonar 273.73 Three-Wheeler Tipper * 4 13.08 20.08 Three-Wheeler Tipper — (02 No) 12.08 20.08 1. 273.73 
Simple Processing Machine 7 Shredding Machin with twin shaft — 4 
(01 No) 
41 Chikhaldara 60.23 Civil Works of Dumping Yard | 0.23 3.45 Bailing machine - 1 Nos 3 20 16.55 76.78 
Civil Work of Windrow 1.3 
Platform 
Civil work of Toilet 0.34 
Civil Work of Drainage 0.35 4 Wheeler Tipper - 2 Nos 17 
Green Belt Development 0.02 
Water Supply Works 0.19 
Four-Wheeler 1 
Three-Wheeler 0.02 
42 Akot 498.41 Cost Estimates of Equipment's | 32.18 96.33 Four-Wheeler —(03 Nos) 26.1 96.1 -0.23 498.18 
and Vehicles for Primary 
Waste Storage, Primary Waste 
C&T Door to Door 
Collection (DTDC) 
Civil Work of Dumping Yard 1.17 
Civil Work of Windrow 6.22 
Platform 
Civil Work Simple landfill 4.57 
Site 
Civil Work of Security & 0.48 SWM Plant Compound Wall 70 
Operating Room 
Civil Work of Toilet 0.22 
Civil Work of Drainage Work | 1.51 
Civil Work 0.24 
Greenbelt 2.04 
Water Supply 2.39 
IEC 45.31 
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43 Nandgaon 243.03 | HandcartNos.6 sf (0.58 | Nos. 6 0.58 30.43 | Water Tanker-1No | 20225 Tanker -1 No 20.25 33.4 2.97 246 
| Fire extinguisher 10Nos. | 0.43 | extinguisher 10 Nos. 0.43 | WeighBridge-1No dT ds Bridge -1 No 10 
Weigh Bridge 1 Nos. 5.72 Handcart - 12 No 3.15 
Backhoe loader | Nos. 12.07 
Water tanker/ borewell for 9.18 
processing and disposal | Nos. 
Ghantagadi (Nos. 4) 1.44 
Road-side Twin litter bins 100 | 0.08 
Ltr Nos.8 
Barbed wire Fencing 0.01 
Windrow Platform 0.1 
Screening Machine with Belt 0.1 
Conveyor 
Single Shaft Shredder 0.07 
Machine 
Simple Processing machine 10.6 | 
Process reject platform, 800 0.05 
____ sqm ___ 
45 Shindkheda 124.17 Shed with pits for composting | 57.23 57.23 Tractor with Sweeping Machine -1 No | 20 57.61 0.38 124.55 
and MRF Screening with Conveyor -1 No 17 
Auto Tipper with two compartments - | 9.58 
1 No 
Litter Bins - 16 No 1.03 
Handcart - 20 No 5 
Plastic Crushing Machine 1No 5 
45 Shrigonda 267.46 Auto Tipper with two 1.93 18.08 Auto Tipper with two compartments — | 9.58 18.08 शि 267.46 
compartments 1 Nos 
Single Shaft Shredder 10.96 | Weigh bridge 1 Nos 8.5 
Plastic Bailing Machine, | no. | 0.29 
Weigh bridge 1 No. 5.72 
Water tanker for processing 9.18 
and Disposal | nos 
46 Kalwan 128.2 Four-Wheeler Tipper 4.14 72.7 Tractor with trolley-2no 20 72.43 -0.27 127.93 
Litter Bins At Market Place 0.98 Water Tanker with Vehicle — 2no 28 
Shed with pits for composting | 62.28 Fire extinguisher 10 Nos 0.43 
and MRF Auto Tipper 3 No 24 
Wet waste shredder 0.51 
Bailing machine 2.85 
Screening machine for final 1.64 
compost 
Weighing machine with 0.3 
printer 
47 Sinnar 634 Ghantagadi 12 no. 0.01 14.95 Water Tanker with Vehicle -1no 14.97 14.97 0.02 634.02 
Road-Side Twin litter bins a 
100-liter twin bin with stand, 8 
nos. 
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| Barbed wire fencing | 0.01 | wire fencing 0.01 
Waste Receiving, Pre-Sorting | 0 
Area 
Windrow Platform 1.14 
Leachate Holding & a 
Evaporation tank 
Screening Machine with Belt 0.11 
Conveyor 
Single Shaft Shredder 0.15 
Simple Processing Machine 0.03 
Toilet 0.18 
Biomining of old dumped 12.23 
waste, 48180 cum 
_ ne IEC 1 7 7 7 _ ___ _ ति 
48 Shirpur 429.99 Water tanker 9.59 218.64 Water tanker 2Nos 30 340.69 122.05 552.04 
Warvade Backhoe loader 12.07 E Vehicle 12 Nos 120 
Weigh bridge 5.72 Internal Road (3m W,50m L) 20 
Ghantagadi 4.62 Single shaft shredder 1 Nos 20 
bailing machine 0.35 Screening machine with Belt 20 
Conveyor 11४0. 
Barbed Wire Fencing and ee Simple Processing machine 11४0 7.5 
green area Windrow Platform (10mx8m) 6.72 
Internal Road 10.43 Weigh Bridge 1 Nos 7.77 
Waste receiving Pre-Sorting 15.78 Plastic Bailing Machine 3 Nos 15 
Area Plastic Waste Crushing Machine 2 10 
Windrow Platform 15.78 Nos 
Curing Platform 15.78 Tactor with Mechanical Sweeper 20 
1Nos 
Leachate Holding and 2.04 Bricks Making 15.70 
evaporation tank Briquettes Making machine 25 
Shed for Processing 78.04 
Plastic Shredder 7.7 
Drainage Work 8.57 
Office 5.52 
C&D crusher 15.3 
Rest room for workers 3.45 
Weigh Bridge Room 2.23 
Boundary Wall 9.59 
Development of Simple 18.39 
Landfill 
49 Sakri 124.17 Shed with pits for composting | 57.23 57.23 Tractor with sweeping machine -1 No | 20 57.02 -0.21 123.96 
and MRF 
Tractor with trolley& Water tanker.-1 | 15 
No 
Twin Bins — 8Nos 3.59 
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| गाट extinguisher 10Nos [0.43 extinguisher 10 Nos 0.43 
| Shredder Machine-3No [9s Machine -3 No 9 
Plastic waste crushing machine -1 No | 5 
_ _ _ ___ Twin Litter Bin -10 No 4 ___ 
50 Jamner 267 Savings in other Items 160s 78.91 Handcarts 4 nos. 0.61 51.76 -27.15 239.85, 
Handcarts 4 nos. 0.38 Plastic Bailing machine -1 No 4.95 
Plastic Bailing machine 3.2 Fire extinguisher 10 nos. 10.8 | 
Fire extinguisher 10 nos. 0.43 Weigh Bridge-1 74 
Weigh Bridge 1 nos. 5.72 Water Tanker -2 No 38 
Water Tanker for processing 9.18 
and disposal 2 nos. 
51 Varangaon 266.21 Water tanker 9.59 15.31 Ghantagadi -2 Nos 17.5 17.5 2.19 268.4 
Weigh bridge 5.72 
52 Dharangaon 243.74 Four-Wheeler Auto Tippers, 6 | 0.54 1.29 Litter Bins at Market Place -10 No 2 2 0.71 244.45 
Nos 
Screening Machine with Belt 0.1 
Conveyor 
Single Shaft Shredder 0.07 
Machine 
Simple Processing machine 0.02 
Plastic Bailing Machine 0.01 
Biomining of old dumped 0.55 
waste 
53 Jamkhed 269.18 Auto Tipper 7 nos. 5.57 117.23 Backhoe loader - 1 no. 38 113.44 -3.79 265.39 
Screening Machine | no. 0.2 Water tanker - 1 no. 20 
Single Shaft Shredder 1 no. 0.15 Auto Tipper 3 No. 21 
Simple Processing Machine | 10.06 | Handcarts 8 nos. 2.44 
Plastic Bailing Machine, | no. | 0.01 Twin Bins — 12Nos 3 
Backhoe loader | no. 12.07 Plastic waste crusher — 1No 5 
Water tanker | no. 9.18 Tactor with Sweeper- 1No 20 
Barbed wire fencing 1.47 Shredder Machine — 1 No 4 
Green Area 0.14 
Waste Receiving, Pre-Sorting | 4.84 
Area 
Windrow Platform 24.2 
Road, 3.5 m wide 8.22 
Leachate Holding & 1.5 
Evaporation tank 
Drainage Works (0.5m*0.4m) | 1.24 
Drainage Works (0.25m*0.2 2.82 
m) 
Dry Waste Processing Shed 12.97 
Wet Waste Processing Shed 12.97 
Office 2.17 
Rest room for workers 2.11 
Weigh bridge room 2.08 
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[Toilet 2.46___| 2.46 
| ति ____ Process Rejects Platform 10.8 _ 7 _ - 
54 Trimbak 150.28 Civil Work for Office 3.29 118.5 Auto Tipper 5 No. 35 115.87 -2.63 147.68 
building, Security cabin & 
Toilets (bio toilets) 
Civil Work for Storm Water 3.93 Screening Conveyor -1No 17 
Drain 
Civil Work for DWCC 7.25 Shredder Machine-1No 3 
Civil Work for Road 15.94 Fire extinguisher 20 Nos 0.87 
Civil Work for Simple 9.71 Handcarts 10 nos. 5 
Landfill 
Weigh Bridge 5.71 E vehicle 1 No 10 
Bio methanation/ Biogas Plant | 72.67 Plastic Crushing Machine 2Nos 10 
Twin Bins — 12Nos 3 
Water Tanker With Trolly 2 Nos 32 
55 Shrirampur 367.49 Auto Tipper with two 8.72 38.55 E Vehicle 1NO 10 38 - 0.55 366.94 
compartments 16 nos. 
Biomining of old dumped 8.07 Water Tanker - 1 16 
waste 
Backhoe Loader 12.07 Roadside Twin litter bins 100 Ltr with | 2 
Stand - 10 Nos 
Water Tanker 9.18 Plastic Waste Crushing Machine - 2 10 
Nos 
Road-Side Twin litter bins 100 | 0.51 
Ltr with Stand 
56 Erandol 262.72 Water Tanker 9.18 18.87 Compost Depo Road 19 19 0.13 262.85 
Four-wheeler Auto-tippers 8.48 Water Tanker - | 7 
Screening machine with belt 0.12 Handcarts 8 nos. 3 
conveyor 
Single shaft shredder machine | 0.05 
Plastic Bailing Machine 10.69 | 
Simple Processing Machine 10.06 | 
Fire Extinguisher 0.29 
57 Igatpuri 306.67 Ghantagadi (auto tipper) 12.43 88.35 Auto Tipper — 5 Nos 35 87.89 -0.46 306.21 
Twin Bins 0.21 Water Tanker -1 Nos 10.02 
Single shaft shredder 0.03 Twin Bin — LONos 2 
Plastic Bailing Machine 0.02 Fire Extinguisher -15Nos 0.87 
Simple Processing Mach. 0.02 Weigh bridge -1No 7 
Screening Machine with belt 0.03 Screening Machine with belt 16 
conveyor conveyor-1No 
Water tanker 9.18 Handcarts 10 nos. 5 
Barbed wire fencing 1.77 Plastic waste crusher -1No 5 
Green Area 0.16 Shredder Machine -2No 7 
Waste Presorting area 1.41 
Curing Platform 2.29 
Windrow platform 19.2 
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| Road,7mwide 481 | wide 4.81 
Leachate Holding & 1.51 
Evaporation Tank 
2 X Drainage works 5.95 
(0.25m*0.2m) 
Office 2.29 
Rest Room for workers 2.23 
Weigh bridge room 2:2 
Toilet 2.6 
Process Reject platform 11.78 
Civil Work Pit Compost 8.23 _ _ _ _ _ 
58 Dondaicha 458.25 Four-Wheeler auto tippers 11 7.77 40 Screening Machine with belt 20 40 7 458.25 
Nos conveyor-1No 
Leachate Holding & 0.12 Plastic Grinder machine — 1 7 
evaporation tank 
Screening machine with belt 0.15 Plastic Bailing machine - 1 od 
conveyor 
single shaft shredder machine | 0.12 Handcarts 10 nos. 5 
simple processing machine 1 
Biomining of old dumped 30.84 
waste (18250 cum) 
59 Yeola 446.9 Sheds for Processing (2X420 23.9 23.9 Ghantagadi (2 NOs) 19 23.9 r. | 446.9 
sqm) Water Tanker - 1 4.9 
| RAHATA 237.7 Barbed wire fencing and green | 1.64 92.86 Waste receiving presorting area 4 92.86 | 237.7 
area platform 
Road area 4.37 
Windrow platform 60.95 
Leachate holding and 1.25 
evaporation tank Curing platform 1.35 
Office 4.42 Processing shed 16.26 
Rest room for workers 3.19 Drainage works 9.45 
Development of simple 10.62 Weigh bridge room 3.95 
landfill 
Waste receiving, presorting 1.35 
area 
Windrow platform 33.81 
Curing platform 2.47 
Drainage work 6.82 
Weigh bridge room 2.08 
Sheds for processing 20.84 
61 Shahada 537.99 Ghantagadi (13 Nos) 6.68 227.63 Tractor with sweeper — 1 25 227.5 -0.13 537.86 
Screening Machine 1.59 Tractor With Trolly — 1 13 
Single Shaft Shredder 1.59 Plastic Waste Crusher 4 Nos. 20 
Biomining of old dumped 23.93 Water Tanker 2 Nos 30 
waste 
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[HBC ||| 0.9_____| 0.9 | TwinBins-30Nos Os Bins — 30Nos 6 
| Plastic Bailing Machine,1  =|[0 | Bailing Machine, 1 0 | Screening Machine] Nos [20 Machine | Nos 20 
Handcarts (9 Nos) 0 Shredder Machine 1 Nos 3 
Simple Processing Machine lO Weigh Bridge 1 nos. 7.5 
Water tanker | nos 9.18 Handcarts 8 nos. 3 
Barbed wire fencing 2.08 E - Vehicle 10 Nos 100 
Green Area 0.19 
WastePre-Sorting Area 2.7 
Curing Platform 4.84 
Windrow Platform 38.9 
Road, 6 m wide 0.27 
Road, 3.5 m wide 4.05 
Leachate Holding & 1.96 
Evaporation tank 
Dry Waste Processing Shed 29.81 
Wet Waste Processing Shed 29.81 
Drainage Works (0.5m*0.4m)_ | 6.1 
Drainage Works (0.25m*0.2 3.65 
m) 
Office 2.27 
Rest room for workers 2.21 
Weigh bridge room 2.08 
Toilet 2.46 
Fire extinguisher, 10 no. 0.43 
Weigh bridge 1 Nos 5.72 
Process reject platform 22.34 
Compost Processing Pit 9.35 
Dry Waste Collection Center 12.54 
62 Dhadgaon 79.16 Push Carts (16 No) 0.08 18.43 Water Tanker with Vehicle -1No 14.85 18.1 -0.33 78.83 
Wadfalya Liter Bins at Market Place 0.248 Shredder Machine 1 Nos 3 
Wet Wast Shredder 0.03 Litter Bins at Market Place -2No 0.25 
Bailing Machine 0.025 
Vending Machine And Napkin eee | 
indicator(2nos) 
screening machine for final 1.64 
compost 
Weighing machine with a 
printer 
Water Tanker with Vehicle 14.96 
Liter Bins at Market Place 0.25 
63 Taloda 289.7 Bio-mining of old dumped 28.92 32.26 E Vehicle - 1 10 32.25 -0.01 289.69 
waste 
IEC 3.34 Water Tanker-1No 22.25 
64 Navapur 233.62 Wheelbarrows 9 nos. 0.86 45.49 Auto Tipper 2 nos. 30 61 15.51 249.13 
Roadside Twin Litter bins. 4 0.25 Plastic Bailing Machine 1 Nos 5 


nos. 
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Simple Processing Machine |__| 7 Simple Processing Machine 11४05 7 

no. 

Plastic Bailing Machine 1 no. 3.2 Water tanker 11४0 19 

Fire Extinguisher 10 nos. 0.43 

Water tanker for processing 9.18 

and disposal | nos. 

Auto Tipper with two 12.5 

compartment 5 nos. 

Backhoe loader for processing | 12.07 

and disposal | no. : ee || 

65 Nagbhid 113 Pushcart (Sweeping )-35 3.36 72.62 Pushcart (Sweeping)- 35 7 140.47 67.85 180.85 

Auto tipper (6nos) 1MT 0.4 Auto tipper for SWM site - 2 3 
civil work for compost storage shed 6.55 

Auto tipper for bulk waste 6.21 

collection — 2MT- 1 Civil Work for Windrow 28.58 

Auto tipper for Street 4.71 

Sweeping(1 Nos) Civil Work Monsoon Shed 19.27 

GPS 10.99 | 

Civil Work for Windrow 9.54 Civil Work for tipping, Compost 20.84 

Civil Work Monsoon Shed 9.44 storage and Dry Waste Processing 

Civil Work for tipping, 7.76 Shed 

Compost storage and Dry 

Waste Processing Shed 

Light Poles on site 1.71 Light Poles on site 2 
Tree Plantation 1 

Tree Plantation 0.44 

Road Development 11.9 Road Development 22.12 

Storm water Drains 5.51 Storm water Drains 10.41 

M S gate 0.3 M S gate 0.5 

Security Cabin 0.62 Security Cabin 1 

Toilet Block 0.2 Toilet Block 0.75 

Office Block 1.55 Office Block 2.5 

Weight Bridge 5.72 Weight Bridge -1 5.72 

Bailing machine 0.49 

Compost Sieving Machine 0.76 Compost Sieving Machine 5 

Bio Culture 0.73 Bio Culture 3.63 

PVC/FRP Storage Tanks- 2 0.14 PVC/FRP Storage Tanks- 2 0.3 

Safety Equipment (Processing | 0.07 Safety Equipment (Processing) 0.15 

Safety Equipment (C & T) 0.07 Safety Equipment (C & T) 0.15 

a Rajura 261.1 Tractor Trailer for sweeping (1 | 4.22 22.83 Auto tipper-3 22.63 22.63 -0.2 260.9 

nos) 

Auto tipper (2 nos) 0.3 

Tractor trailer for bulk waste 4.22 

collection (1nos) 

Refuse Compactor (1 nos) 14.09 
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67 Ashti_W 76.71 Shed with pits for composting | 48.35 70.85 | Four-wheeler tipper 356 -3 ४०७ [33 tipper BS6 -3 Nos 33 70.8 -0.05 76.66 
and MRF | Four-wheelertipper-1 8 tipper -1 8 
Tractor with trolly - 1 15 
Twin bins of Steel for Public Area (40 | 7 
Nos) 
Plastic Scrap Grinder machine-1 7.8 
- _ Four Wheller Auto Tipper -3 22.5 : = 
pa Mulchera 66.18 Compost Pits & MRF 44.1 44.1 Decentralized Compost Bins for 500 15 40 -4.1 62.08 
MRF Shed For Dry Waste 25 
169s Warora 292.6 Refuse Compactor 14.09 14.09 Auto tipper (2 NO ) 14.09 14.09 lO” 292.6 
70 Salekasa 70.81 Shed with pits for composting | 43.01 43.01 Four-wheeler tipper - 2 20 43.01 | 70.81 
and MRF Double Shaft Plastic Waste Shredder | 7.5 
Machine -1 
Tractor with Trolley - 2 15.51 
71 Gadchandur 133.7 Auto tipper 2.02 105.61 GPS for transportation -6 1.1 105.61 - 133.7 
GPS for transportation 0.85 Pushcart -25 2.25 
Pushcarts 1.73 JCB Backhoe Loader -1 38 
Civil Structure at processing 64.95 Tractor & Trolley - 1 7 
facility Compost Sieving Machine - 1 0.76 
Site Development 29.57 
Compost Sieving Machine 0.76 Wet waste Shredder Machine-1 3.75 
Weigh Bridge 5.72 
Auto tipper - 1 MT - 2 Nos 12.2 
Auto tipper- 2MT- 1 Nos hee 
Foot Path Litter bin 35 Nos 2.65 
Grass cutter -1 Nos 0.53 
Chain saw -1 Nos 10.8 | 
Dustbins — 3000 Pairs 29.37 
72 Karanja (Gh) 97.93 Shed with pits for composting | 61.85 79.85 Auto Tipper (Ghanta Gadi) Nos. 2 16 79.85 a 97.93 
and MRF Tractor with front end loader — 1 15 
Single Bin Waste container - 120 0.85 
Litres 
Dry waste Segregation Machine -1 16 
Four-Wheeler Tipper: (4 Nos) | 18 
Four-Wheeler Tipper: (4 Nos) BS ४1 | 32 
73 Gondia 873.2 Civil work for windrow 22.77 544.39 Auto Tipper (20) 100 544.35 -0.047 873.16 
Platform 
Civil work for monsoon shed 20.95 Tractor With Trolley (12) 117.6 
Civil work for tipping and 34.98 Shredding Shaft Machine (01) 5 
storage shed 
Civil work for dry waste 15.48 Dry Waste Segregation Machine -1 16 
processing and storage shed 
Civil work for scientific 102.12 Home Composting Kit - 166 25 
landfill 
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Road development at disposal | 27.43 Garbage Tipper for Secondary 70 
site Collection Point (02) 
Storm water drains at disposal | 13.06 Wet Waste Shredder Machine -2 i 
site 
MS Gate 0.3 Backhoe Loader -1 35 
Office block 1.55 C&D Crushing Machine -1 20 
Weigh bridge 5.72 Wet waste Screening Machine 27.75 
MRF machine 47.2 Hand Cart (250) 40 
Toilet block 0.2 Twin bin (200) 50 
Biomethanization 224.4 Refuse Compactor-1 30 
| Backhoe Loader 28.23 _ 
74 Bhiwapur 83.69 Vehicle 0.04 65.71 JCB 1 35 65.73 0.02 83.71 
Pushcart 0.83 Auto Tipper 2 13.73 
Shed with Pits for Composting | 50.17 Bailing machine 1 5 
Wet waste shredder 1.27 Tractor Trolly 1 12 
Bailing machine 3.95 
Screening machine 1.06 
Weigh machine 0.45 
IEC 3.78 


Miscellaneous (PPE, Culture, 1.89 
equipment etc. )@ 2.5% of 


total DPR cost 
3% Contingencies 2.27 
75 Parsivni 78.45 Shed With Pits for 3.32 5.52 Weigh Bridge -1 5.52 5.52 | 78.45 
Composting and MRF 
Weighing Machine with 0.45 
Platform 
Contingencies 1.75 
76 DHANORA 65.25 Shed with pits for composting णि ण Screening Machine -1 गि | शशि 65.25 


and MRF (1 No of size-313.76 
Sqm) With 6 pits and MRF 


77 Tirora 132.7 Pushcarts for sweeping 1.51 6.47 Auto Tipper - 2 20 20 13.53 146.23 
(32nos) 
Repair of dry waste processing | 0.38 
shed 
Repair of storage shed 0.38 
Civil work for windrow 4.2 
platform 
78 Nagar 63.57 MRF & Composting Shed 36.34 38.67 Auto Tipper-3 30 39.8 1.13 64.7 
Panchayat Wet Waste Shredder 1.27 Tractor with Trolley-1 19.8 | 
Mohadi Screening Machine 1.06 
719 Korpana 71.13 Pushcarts 0.83 50.85 Pushcarts for Sweeping (10) 1.25 50.85 | 71.13 
Screening Machine for Final 1.06 Screening Machine for Final 3.9 
Compost Compost-1 
Wet waste shredder 2.0 Ton 1.27 Bailing Machine-1 4.25 
Capacity 
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Bailing Machine 25 T 3.95 Wet waste shredder 2.0 Ton Capacity- | 1.6 
Capacity 1 
Shed with pits for composting | 43.29 Twin Bin (20) 1.5 
and MRF 
Weighing Machine with 0.45 Dustbins-2000 Pair 18 
platform Decentralized Compost Bins- 1250 
| ह = 20.35 = = 
aaa Lakhandur 62.99 Pushcart 0.08 1.06 For Revised GST slab in shed with 1.06 1.06 a 62.99 
Bailing Machine 0.98 pits for composting and MRF 
81 Katol 179.8 Auto Tipper for D2D 1.83 38.28 Biomining 16.61 38.28 - 179.8 
Collection 
Tractor trailer 4.9 Agglomerate (Plastic) Machine-1 3 
Civil Work for Monsoon Shed _ | 0.64 
Civil work for MRF Shed 11.43 Weigh Machine-1 0.27 
Tree Plantation 1.59 Twin Shaft Shredder Machine-1 4 
Road Development 1.69 
Compound Wall 5.48 Compost Screening Machine-1 3.9 
Plastic Granule Machine 0.22 
Napkin Incinerator 1.2 Extruder Machine (120mm)-1 10.5 
MRF Unit 9.3 
82 Deoli 146 Tractor Trailer at Processing 17.32 24.55 Auto Tipper (Ghanta Gadi) Nos. 2 17 24.55 - 146 
site Nos. 2 
Light Poles one site 5.27 Single Bin Waste container with 0.48 
wheel and accessories - Public Class 
A: 120 Litres -10 Nos 
MS Gate 0.29 Construction of Platform for Weigh 2.07 
Bridge 
Watchman's Cabin 10.6 | Shredder machine for Municipal solid | 5 
Hand cart for sweeping 10.69 | waste 5-8 Ton-1 
GPS and RFID For Vehicles 0.23 
Sieving Machine 0.15 
83 Kurkheda 72.06 Shed with pits for composting | 44.14 49.03 Tractor with Trolly -1 20 49.03 षि 72.06 
and MRF Four-wheeler tipper-1 7.5 
Miscellaneous 1.63 E Rickshaw-1 3 
IEC 3.26 
Grass Cutter machine-1 0.3 
Decentralized Compost Bins( 700) 18.23 
84 Chimur 124.6 Push kart 0.43 14.13 Double shaft Plastic waste shredder 9.65 16.65 2:52 127.12 
Machine -1 
Shed with pits for composting | 9.41 Construction and installation of 7 
and MRF Platform for Weigh bridge 
Wet waste shredder 2.48 
Bailing machine 1.67 
Screening machine form final | 0.012 
compost 
Weighing machine 0.13 
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85 Wanadongari 151 |HandCarts 926 Carts 9.26 87.88 [1JCB | 688 | JCB 36.88 87.88 0 151 
| AutoTipper | «23.8 Tipper 3.33 | Plastic Recycling machine ss [| 16 Recycling machine 16 
GPS 0.57 100 Twins Bins 25 
Civil Structure at processing 43.75 Auto Tipper -1 10 
facility 
Site Development 24.5 
Weight Bridge 5.72 
= Sieving Machine for Compost | 0.76 __ _ _ — 
| Kamptee 735.1 Civil Work for Windrow 16.98 250.92 E-Rickshaw for door-to-door 35 110 -140.92 594.18 
Platform collection (7 Nos) 
Civil Work for Monsoon shed | 18.41 
Balling Machine (1 Nos) 5 
Civil Work for tipping and 41.31 
storage shed Municipal Solid Waste Shredder 20 
Civil Work for Simple 66.75 (SWM)-1 
Landfill 
Light poles on site 3.42 
Tree plantation at disposal site | 0.29 C & D Crasher Machine-1 20 
Road Development at Disposal | 33.05 4 Wheeler Auto Tipper -3 30 
site 
Storm water drains at disposal | 14.62 
site 
M S Gate 0.3 
Security cabin 0.62 
Toilet block 0.2 
Office block 1.55 
MRE unit with sieving (1105) | 47.2 
Balling Unit (1 Nos) 2.4 
Sieving Machine for 0.76 
Composting 
Bio-culture for windrow 2.64 
composting 
PVC/FRP storage Tanks (2 0.14 
nos) 
Safety equipments for 0.16 
collection and transportation 
Safety equipments for 0.12 
processing 
87 Desaiganj 130.3 Handcarts 9.79 9.79 2 Auto Tipper 10 10 0.21 130.51 
88 Armori 136.3 Pushcarts - 5 0.15 15.33 Four-Wheeler Tipper- 1.80 Cu.M- (1 10 15.32 -0.01 136.29 
Nos) 
Wet waste shredder 0.01 Plastic Melting Machine- 1 5.32 
Bailing machine 0.02 
Weighing machine with 0.079 
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[platform || 
Shed with 24 pits for 8.7129 
composting (size- 
707.2896 Sq. M) and MRF 
Miscellaneous (PPE, Culture, 2.889 
equipment, etc.) @ 2.5% of 
total DPR cost 
Contingencies Charges 3% of | 3.467 
| _ total DPR cost _ a 
f Jiwati 66.92 Pushcarts 0.83 51.54 Pushcarts for Sweeping (10) 1.5 54.2 2.66 69.58 
Screening Machine 1.06 GPS for transportation -3 0.4 
Wet Shredder Machine 1.27 Foot Path Litter bin (30) 2.3 
Bailing Machine 3.95 Bailing Machine capacity -1 4.5 
Shed with pits for composting | 43.98 Screening Machine for Final 3.9 
and MRF Compost-1 
Weighing machine with 0.45 Wet waste shredder 2.0 Ton Capacity- | 1.6 
platform Nos.2 1 
4 Wheeler Auto Tipper-4 40 
aa Etapalli 78 11.27 11.27 Four-Wheel Auto Tipper (Quantity 2) | 12 12 0.73 78.73 
Shed with pits for composting 
and MRF 
91 Bhadrawati 238.7 Auto tipper | MT — 7 Nos 2.33 37.37 Screening machine with conveyor belt | 19.5 45.19 7.82 246.52 
-1 
Auto tipper for bulk waste -3 5.42 Double shaft shredder -1 9.65 
nos - 2 MT 
Handcart at Landfill Site-2 0.13 Construction And Demolition Waste 16.04 
Handcarts for street sweeping | 5.9 Treatment Plant 
(61 nos) 
Cost for bio mining 2.66 
Windrow Platform 0.34 
SLF and Leachate Collection 2.37 
System 
Light poles on site 0.38 
Storm water drains at 1.29 
IEC 1.54 
Toilet block 0.2 
Office block 1.55 
Screening Machine 0.76 
Bio Culture 10.29 
GPS - (11 nos) 1.57 
M S Gate 0.3 
PVC/FRP storage tanks (2 0.14 
nos) 
Safety Equipment for C&T 0.1 
Safety Equipment for 0.1 
processing 
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92 Alandi 337.6 | Garbage Compactor Inos. __| 0.89 | Compactor Inos. 0.89 95.26 | Tractor with trolly(3Nos) ss [336s with trolly (3 Nos) 36 98.81 3.55 341.15 
| Processing shed ss ‘1.5 shed 11.35 | Bio mining (12245MT) | 338.02 mining (12245 MT) 38.02 
Compund wall fencing 0.37 Baler Machine (1 No) 3.25 
Internal road 10.99 | Garbage tipper (2 Nos) 16 
Storm water drain 0.91 Shredder Machine (1 Nos) 5 
Baler Machine 1.75 Containers for segregated Items (4 0.54 
Bio methanization plant of 8 719 NOs) 
TPD capacity 
93 Junnar 215.36 Simple landfill 11.79 43.21 Auto Tipper (4 Nos) for SWM 43.22 43.22 0.01 215.37 
Machineries and Equipments 10.09 
Personal Protective 1.11 
Equipments 
Electrical Connection and 5.63 
Utilities 
Green Belt Development 0.77 
Internal road 4.63 
Vehicles 8.48 
Bio mining 0.71 
94 Chakan 226.24 Backhoe Loader 15.53 39.39 Three(3) Tractor with trolly 24 39.39 शि 226.24 
Vehicles 19 19.03 
Machinery procurement 4.83 Auto tipper (2 Nos) for Waste 15.39 
collection 
95 Dahiwadi 102.74 Shed with pits for composting | 55.55 55.55 Shed for MRF & composting 55.55 55.55 et 102.74 
and MRF with 14 pits and 
MRF 
| Kagal 164.92 Tractor Trailer (2 nos) 19 23.5 JCB (1 nos) 30 44 20.5 185.42 
Shredder 2.75 Shredder (1105) [8s 
Bailing Machine 1.75 Bailing Machine (1 nos) 16. 
a Gadhinglaj 245.28 Civil Infrastructure - wet 16.25 36.66 Wet waste shredder 11.25 36.75 षी 245.37 
waste composting Electronic weighing mach. 0.5 
Simple Landfill (SLF) 20.41 
Screening machine -1 4 
Twin bins( 150 lit)-44 11 
Tractor with hydraulic trolley-1 10 
a Phaltan 540.3 Simple Landfill 4.36 55.02 Tractor Trolly (2) 30 55 0.02 540.28 
Construction of internal road 1.68 Tripper Truck (1) 25 
Construction of Strom water 2.11 
drain 
Shed for dry waste Processing | 2.36 
facility 
Machineries for processing 4.12 
Vehicles for MSW collection 40.39 
transportation 
100 Lonand 116.36 Shed with pits for composting | 62.33 62.33 Compost pit, MRF Shed, and C & D 100 100 37.67 154.03 
and MRF (size-583.79 Sq.m) Waste shed 
101 Satara 1526.2 Construction of storm water 2.62 188.28 Tipper Truck -2nos 45.58 188.28 lO. 1526.2 
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[drain id 
| Compoundwall 25S wall 2.5 | Pushearts-l00n0s i 4 24 
Shed for processing facility 12 Utility Vehical (Pickup)-2nos 18.21 
Decentralized composting 49.47 Water Tanker - 2nos 50 
shed for biodegradable waste 
composting 
Decentralized composting pits | 7.92 Stainless steel Dust bins - 59nos 18 
for biodegradable waste 
composting 
Bio methanation Unit (2TPD) | 40 Truck mounted sweeping machine- 32.49 
Hopper Tipper -40 20.43 1105 
Tractor 4.15 
Pickup Van 10.48 
Skid steer loader 18.78 
Tree Plantation 1.93 
Tipper Truck 13 
_ _ Pushcart 5 वि _ _ 
102 Rajgurunagar 203.5 Vehicles for MSW C & T 11.6 41.93 Tractor with Trolly (1 No) 12 42 0.07 203.57 
Weigh bridge 1.11 JCB Vehicle (1 No) 30 
Shed for Dry Waste Material 6.44 
Recovery Facility 
Simple landfill 6.87 
Construction of internal road 8.96 
Construction of Storm water 6.56 
drain 
Green belt Development 0.39 
103 Karad 631.97 Sheds for composting and 7.08 60.15 Shreding Machine with conveyor (1 25 63.67 3.51 635.49 
MRF plant No) 
Landfill 18.18 Screening Machine with conveyor (1 5 
No) 
Garbage Vehicles 20.51 Road Sweeping Machine - 1 22.95 
Weigh Bridge 0.48 27 HP tractor (1 No) 6.07 
Storm Water Drain 13.9 Reflecting Jacket 0.2 
lo. Safety Shoes 2.08 
lO. Safety Helmate 1.26 
lo. Handgloves 1.1 
104 Tasgaon 353.34 Tipper Trucks 21.35 61.8 1. JCB Vehicle (1 No) 35 94 32.2 385.54 
Compactor Truck 14.09 2. Tata Yodhha Pick Up Vehicle(1 12 
No) 
Landfill machineries 4.4 3. Plastic Bailing And Shredding 10 
Machineries 
Biomining 14.48 4. Tractor with Trolly(1 No) 12 
Dry Waste Processing Facility | 7.48 5 E Vehicle 4 wheeler autotipper (2 25 
Shed No) 
104 Saswad 323.87 Administration Building 8.04 65.59 Solid waste collection tractor- 2 25 87.5 21.91 345.78 
Storeroom Building 4.19 
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| Construction of RestRoom | 8.04 | of Rest Room 8.04 | Weighbridge-l) 2s bridge-1 20 
Bellar Equipments for Dry 3.5 Waste Destructor machine (Rejects)-1 | 25 
waste 
Storm water drain 28.73 CNG Vehicle auto tipper -1 7.5 
Vehicles for Solid waste 13.09 Electrical Vehicle auto tipper -1 10 
_ _ collection - 
105 Uran Islampur | 880 Biomining 12.06 64.67 Utility room at SWM processing Plant | 10 64.67 880 
ETP plant for leachate treatment 5 
CCTVs at SWM Processing Plant 5 
Storm Water Drains at SWM plant 15 
Compactor 33.84 Vermicompost Pit and shed 10 
Sanitary Landfill 11.84 
Shed on SWM Plant 6.15 
Skid Steer Loader 18.78 Leachate Pond 0.79 
Rainwater Drainage on SWM Plant 0.88 
106 Hupari 178.25 Vehicles For MSW (C&T) 13.28 121.8 Shed for wet waste 500 sqm - 102.8 121.8 178.25 
With RFID Tags 
Barbed Wire Fencing 2.42 
Shed for Wet Waste 46.25 
Composting Facility Screening machine for final compost | 4 
Weighbridge 10.89 1 no 
Shed For Dry Waste Material 19.59 
Recovery Shredder 1 nos aa 
Machineries And Equipments | 5.99 
for Waste processing RCC Pits for composting 5.5 
Simple Landfill 10.95 
Internal Road 7.22 Electronic weighing machine with 0.5 
Green Belt Development 0.71 printer 1 no 
Internal Storm Water Drain 3.46 
Biomining 0.87 
PPEs And Other Equipments 0.17 M.S. containers for Dry waste storage | 3 
For Manpower at Depo.-15 
107 Bhor 199.11 Machineries And Processing 0.67 12.67 Belt conveyer with screening (STPD) | 4.67 12.67 199.11 
Equipments (1 No) 
Vehicles for Collection and 11.99 Twin shaft shredder for wet waste (1 7.97 
Transportation No) 
108 Karmala 203.01 Ghantagadi 14.95 37.18 E vehicle Four Wheeler Auto tipper 33.18 37.18 203.01 
(4 No) 
Tractor 0.74 Wet Waste Shredder (1) 4 
Biomining 2.87 
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| Weighbridge ss 3.27___| 3.27 
Shed For Wet Waste 15.35 
_ _ _ Composting 7 _ _ _ __ _ _ _ 
109 Wai 314.96 Vehicles for C & T 10.81 19.54 Conversion of Simple landfill to 19.54 19.54 7 314.96 
Gps Facility For Vehicles 10.9 | Scientific landfill 
Shredding Unit 0.1 
Sieving & Screening Machine | 0.1 
Road Development 3.46 
Drains For Road 0.44 
Civil Work For Weigh Bridge 10.66 | 
Civil Work For Shed Of 1.63 
Shredding Unit 
Civil Work For Shed Of 1.44 
Bailing Unit 
110 Daund 348.74 C& T Vehicles 19.86 192.7 MSW collection and Transport-10 77 192.7 348.74 
Refuse Compactor 7 m3 14.09 
Machineries & Equipments at | 9.55 
Processing & Disposal Site 
Windrow Shed (500 sqm) at 46.32 
ST Stand Area 
Processing Platform —(350 5.61 
sqm) at ST Stand Area Tractor with trolley-3 45 
Windrow Shed- (200sqm) at 19.6 
Bhujbal Vasti 
Processing Platform - 3.21 
(200sqm) at Bhujbal Vasti 
Dry Waste Shed- (200 sqm) at | 19.6 
Biogas plant area Refuse compactor -1 45.49 
Setting up of Weigh Bridge at | 10.89 
Biogas Plant 
Approach road to the at ST निशी 
Stand — 130 SMT 
(PPE) and other equipments 0.13 
for(C & T), Processing and Tipper Truck-1 25.21 
disposal 
Miscellaneous for 0.21 
development of the site (Green 
Belt Development) 
Biogas 35.02 
111 Sangola 310.13 Procurements Of Vehicles 14.21 65.86 Weighbridge upto 10 Ton 10 67 1.14 311.27 
Construction Of Storm Water 14.49 
Drain Screening Machine with conveyor ed 
Shed For Windrow 13.4 
Composting Dry waste segregation Conveyor belt | 7 
Shed For Pit Composting 1.95 
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[IEC —(ists—‘“‘“‘ ‘C‘é‘d ON Cl 6.11 Electric Vehicle 10 
Construction Of SLF 8.37 
Auto Tipper Vehicle 7 
PPE Kits 1.89 
Miscellaneous 2.2 Back Loader (JCB) 25 
_ CB 3.24 च _ _ ___ 
112 Vadgaon K 269.7 Bailing Machine 1.75 19.68 Screening machine with conveyor 20 20 0.32 270.02 
Twin Shaft Shredder 1.85 
Sieving Machine 0.12 
Container 0.41 
Miscellaneous Utilities 1.44 
Weighbridge 0.44 
Construction Of Shed 8.14 
JCB 3.21 


Vehicles For Msw Collection 2.32 
And Transportation 


113 Mhaswad 164.17 Weigh Bridge 10.8 15.06 Hydraulic Plastic Bailing Machine - 4.27 15 शि 164.11 
Ol 
Procurement and installation 4.26 Shredder Machine-01 6.38 
of machineries and equipment Container for segregated items-01 4.35 


for processing of Dry and Wet 
Waste at Kachara Depot, 
Mhaswad. 


114 Ajara 106.14 Four wheeler tipper: hydraulic i 7 Auto tipper (1 No) 7.5 75 0.5 106.64 
tipper mounted on four 
wheeler with hydraulic hopper 


Screening machine for final 1 
compost 
115 Jejuri 133.54 Shed for Waste Receiving 15.47 89.45 COMPOUND WALL 5.41 38.18 -51.27 82.27 
Curing and Baler Area 
Pit Compost Shed 54.64 
SEGREGATION SHED 14.58 
Pits 11.68 
Construction Of Strom Water | 3.04 COMPOST PIT 11.99 
Drain 
Construction Of Internal Road | 3.15 
MRF SHED 6.2 
Construction Of Fencing At 1.47 
Processing Plant 
116 Kurundwad 253 Construction of wall 12.46 17.46 Construction of wall compound (1000 | 27 45 27.54 280.54 
compound (1000 m) at the m) at the kachra depot dumpsite in 
kachra depot dumpsite in kurundwad 
kurundwad 
Miscellaneous Utilities 5 Miscellaneous Utilities required for 18 
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required for development of development of dumpsite at kachra 
dumpsite at kachra depot depot kurundwad (water +Electricity 
kurundwad (water +Electricity +Green Belt development) 
+Green Belt development) 

117 Medha 55.08 shed with pits for composting | 34.99 52.89 Four Wheel Tipper (2 Nos) : 17 38.45 -14.44 40.64 
and MRF (size-323.25Sq.M) Hydraulic Tipper mounted on four 
With 8 Pits and MRF wheeler with hydraulic hopper 
Four Wheel Tipper : Hydraulic | 5 
Tipper mounted on four Push carts (10 Nos) 1 
wheeler with hydraulic hopper 
Three wheel Tipper : 3:5 Tractor with trolley (1 No) 10 
Hydraulic Tipper mounted on Wet waste shredder (1 No) 3.7 
four wheeler with hydraulic 
hopper 
Push carts (5 at processing 0.83 
facility and 5 for collection Bailing machine (1 No) 4.8 
and transportation ) 
Wet waste shredder 3 Screening machine for final compost 1.3 
Bailing machine 4 (1 No) 
Screening machine for final 1 Weighing machine (2 No) 0.65 
compost 
Weighing machine 0.56 

118 Dahanu 403.3 Bio-mining of old dumped 127 232.17 BS-VI Hopper garbage tipper- 3 30 125.75 -106.42 296.88 
waste Cu.M- 5 Nos 
13 Ghantagadi 25.45 Hydraulic Tractor trolley - 2Nos 7.5 
2 Garbage tipper 10.45 Tractor-2Nos 20 
Wheelbarrows, 2nos 0.05 Twin Bin (stainless steel)- Capacity 30 
Plastic bailing machine 0.52 100L-84 Nos 
Fire extinguisher, 12 no. 0.52 
Barbed wire fencing and green | 1.58 Wheel Borrows - 26 Nos 2.6 
area Backhoe Loader -1 Nos 35.65 
Waste Receiving, Pre-Sorting (7. 
Area & Windrow Pad 
Road Area 3.06 
Leachate Holding & 1.62 
Evaporation tank 
Shed for Processing 22.37 
Drainage Works 4.98 
Office 5.28 
Weigh bridge room 2.07 
Development of Rejects 19.22 
Platform 

119 Talasari 116.4 Shed with Pits for Composting | 56.84 69.53 BS VI — Four-Wheeler Tipper - 2 nos | 16 16 -53.53 62.87 
with leachate tank and MRF 
Four-Wheeler Tipper BS4 12 
Model. (2 nos) 
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Four-Wheeler Tipper 1354 0.69 
_ Model. (4 nos.) 
120 Poladpur 61.72 Shed with pits for Composting | 35.27 35.27 Dumper- | 15 35.27 शि 61.72 
with leachate tank and MRF Windrow Turner Machine- 12.21 
1 Nos. 
Auto-tipper -3CuM-1 nos. 8.06 
121 Khopoli 327.9 Handcarts, 7 Nos. 0.67 38.64 Handcarts, 7 Nos. 1.33 39.24 शि 328.5 
Refuse compactor, 1 Nos. 14.09 Refuse Compactor, | Nos. 37.91 
Bio-mining of old dumped 7.36 
waste 
Four-wheeler auto tippers 16.52 
122 Shahapur T 76.77 Four-Wheeler tipper 0.1 30.22 BS-VI Hopper Tipper hydrolic 16 30 -0.22 76.55 
Dumper - 2 Nos 
Bailing machine 0.03 Tractor with trolly 14 
Wet waste shredder 0.03 
Shed with pits for composting | 30.06 
and MRF 
123 Matheran 52.3 Drainage Works 1.37 14.02 Air Compressors For Biogas Plant-03 | 5 14 -0.02 52.28 
Nos. 
Leachate Evaporation Tank 2.01 Slurry Pump at Biogas Plant - 02 1 
Nos. 
Developement Of Simple 10.64 Wet Waste Shredder Pd 
Landfill 
124 Malvan 188.3 Backhoe loader | no. 12.07 30.68 Backhoe Loader- | no. 32.65 39.93 9.25 197.55 
Plastic Bailing Machine 2.12 Bailing Machine- | no. 5.48 
Weigh bridge 1 No. 0.58 Garbage Cart - 5 no. 1.8 
Machinery for 1-5 TPD 10.6 
compost plant/ Shreder 
Ghantagadis 0.48 
civil work 4.83 
125 Vaibhavwadi 54.34 Shed with pit for composting 31.17 32.17 BS- VI Four-Wheeler Tipper 10 32.17 षि 54.34 
Screening Machine 1 Screening Machine - 1No 
Wet Waste shredder Machine - 1 No 5.17 
Tractor With Trolley - 1 No 13 
Twin Bins (Stainless steel) -100L- 7 1 
Nos 
126 Wada 103 Shed with Pit Composting, 50.98 50.98 Shed with Pit Composting, Leached 68.19 68.19 17.21 120.21 
Leached Tank, MRF Tank, MRF 
127 Mokhada 69.17 Four-Wheeler Tipper 1 1.08 1.64 Twin Bins - 120L -27 nos. 1.64 1.64 | 69.17 
Pushcart 10 0.05 
Weighing machine (2) 0.03 
Wet waste shredder 0.18 
Bailing machine 0.3 
128 Pen 253.2 Ghantagadi 3.52 28.33 BS-VI Hopper Tipper Dumper - 28 28.33 a 253.2 
Capacity 2 Cum — 4 nos. 
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Wheelbarrow 0.05 PPE Kit- (handgloves, mask, gumboot | 0.33 
etc ) 
Screening Machine 5.5 
Single shaft shreeder machine | 1.32 
12% tax on item Civil Work 10.72 
Bio mining 0.22 
Simple processing Machine 7 
129 Devrukh 85.47 Four Wheel Tipper 0.08 1.78 Frosty Stainless Steel Foot Path Litter | 1.78 1.78 शि 85.47 
Bin - 10 Pieces 
Shed With Pits For 1.7 
Composting Leachate Tank 
and MRF 
130 Devgad 97.67 Pushcart 10 0.84 48.26 Pushcart (10 units) 0.95 13.36 -34.9 62.77 
Screening Machine for Final 1 Screening machine for final compost 1.85 
compost 
Shed with Pit Composting, 46.42 Plastic shredder ae 
Leached Tank, MRF machine - 1 
Litter bin 12011 (1 5units) 1.8 
Litter bins 16011 (1 5units) 2.1 
Litter bin 1211 (1 5units) 10.66 | 
131 Alibag 121.8 Auto Tipper 7.05 45.01 BS-VI Hopper Tipper Hydraulic 7.5 45 -0.01 121.79 
Dumper - 2.5CuM - 1 Nos without 
partition 
Tractor Trolley 9.23 BS-VI Hopper Tipper hydraulic 8.5 
Dumper - 2 Cu.M - 1 Nos with 
partition 
Construction of Weighbridge 0.54 Paver Block making machine -1 20 
room 
Dumpsite remediation 22.47 Weighbridge -1 19 
Weigh Bridge 5.72 
132 Roha Ashtami 143.5 Ghantagadi 1.4 1.4 Paver Block making machine -1 40 40 38.6 182.1 
133 Palghar 310.3 Ghantagadi (10 No.s) 62.5 79.62 Backhoe Loader 30 - -19.62 290.68 
Backhoe Loader 12.07 Dumper 30 
Screening machine with belt fee al 
Conveyer 
Single Shaft Shedder Machine | 0.05 
Simple Processing Machine 0.05 
Fire Extinguisher (12No.s) 0.01 
Weigh bridge 0.02 
Scrab Bailing Machine 0.01 
Barbed Wire fencing Ee | 


Waste Receiving, Pre-sorting 
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[घाटे | 
[Road Areas Area 
Leachate Holding & 
Evaporation tank 
Shed for Processing 
Drainage works 
Office 
Weigh bridge room 
Development of Rejects 
Platform 
Lead charges for materials 
Bio-mining of old dumped 3.92 
व Waste = —_ 7 7 = — 
134 Shriwardhan 58.82 Landfill with leachate 4.86 11.94 Wet Waste Shredder — 1 8.5 11.9 -0.04 58.78 
collection 
Road Development at disposal | 0.5 MRF shed -1 3.4 
site 
Storm water drains at disposal | 2.17 
site 
MS gate 0.26 
Security Cabin 0.62 
Toilet block 0.2 
Office block 1.55 
Handcarts 10.96 | 
Tree plantation at disposal site | 0.82 
135 Kasai 54.7 Four-Wheeler tipper 0.01 0.07 BS-VI Hopper Tipper Dumper- 1 No. 18.9 | S| 8.83 63.53 
Dodamarg Bailing Machine 0.03 
Wet waste shredder 0.03 
136 Kudal 95.42 Pushcarts (10 Nos) 0.84 2.41 Pushcart - 10 Nos. 1.04 5.61 3.2 98.62 
Screening machine 1 Screening Machine - 1 1.5 
Weighing machine (2 Nos) 0.57 Weighing Bridge - 5MT capacity 3.07 
137 Rajapur 107.7 Ghantagadi 0.82 12.55 Platform for 1-5 TPD composting 20 20 7.45 115.15 
1-5 TPD Composting machine | 0.36 machine 
Waste receiving presorting 0.04 
area & windrow pad 
Reject platform 10.09 | 
Biomining of old dumped 11.24 
waste 
138 Kankavalii 170.2 Backhoe Loader - 1 No. 22.11 22.11 Backhoe Loader - 1 No. 28 28 5.89 176.09 
139 Murud Janjira 129.8 3 Ghantagadi 1.15 11.68 Weigh Bridge with platform 8.56 11.68 किं 129.8 
Weigh bridge 5.72 Electric cart with garbage bin - | no. 2.62 
Leachate holding and 1.7 Litter bins- 4 pairs. 0.5 
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[evaporation || 
Barbed wire fencing & green 1.43 
area 
_ _ _ Road Area 1.68 — _ _ _ _ 
140 Vikramgad 71.93 Shed with Pit Composting, 31.63 35.43 BS-VI Hopper Tipper Dumper With 6.5 8.45 -26.98 44.95 
Leached Tank, MRF Capacity 2 Cu.M -1 no 
Gst on Civil work 3.8 150 Liters, Twin Bin Item no.17 1.95 
141 Mandangad 50.35 Shed with Pit Composting, 25.29 28.89 Roofing Shed For Machineries 11.05 28.89 शि 50.35 
Leached Tank, MRF Shed for Organic Waste ad 
GST @12% on Civil Work 3.03 
Weighing machine (2) 0.57 MRF Shed for Dry waste sorting & 7.81 
storage. 
Litter Bins for Commercial Area - 3.03 
142 Sawantwadi 271 Development of Reject 12.94 16.7 Development of Reject platform and 20.28 20.28 3.58 274.58 
platform and leachate holding leachate holding and evaporation tank 
and evaporation tank 
Biomining 0.56 
Bailing machine 0.65 
Shredder machine 2.55 
143 Baramati 741.5 Construction of Internal Road | 17.72 435.34 Supply and Erection of Dry Waste 120.9 435.34 742.12 
(270 m) at the site. Segregation Machinery and Allied 
Accessories for 15 ton dry waste- 
including with Pre-Sorting Conveyor, 
Inclined Conveyor, Rotary Trommel, 
Sorting Conveyor , Vibrator 
Equipment, MS Floor for inclined and 
overhead machines etc. 
Construction of storm water 8.49 Hand Cart- (20 Nos ) 2.1 
drain (270m _) along the road- 
one side 
Construction of Barbed wire 4.09 Tractor with Tripper Trolly (1Nos) ee] 
fencing for the site (780 m) 
Construction of Civil 63.72 Biomining of legacy waste of 25,000 | 97.8 
Infrastructure-shed (800 Sq.m) cum 
for wet waste 
Construction of Civil 46.25 Weighbridge upto 5 Ton measuring 6.1 
Infrastructure-shed (500 Sq.m) capacity 
for dry waste 
Construction of Sanitary 117.58 Glass shredder machine ed 
Landfill Site(6400 m2) 
Leachate Evaporation Pond 20.14 40 mm Briquetting machine with dust | 24.68 
collector for garden city waste-1.5 
TPD 
Green Belt Development 7.29 Wet waste Grinder machine 5.9 
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Bio methanation Plant 5 TPD 115 
Compactor truck 14 Cu.M. 19.53 
2DX Backhoes Loader (JCB) 15.53 


Wet waste Windrow composting 11.8 
platform 

Tipper truck (3 Ton waste carrying 32 
capacity)- 2 nos 

2DX Backhoes Loader (JCB) 26.97 


Construction of Shed of 17000 sq feet | 63.89 
with minimum height of 40 feet with 
RCC flooring inside shed 


Compost screening/sieving machine 8.2 


Windrow Turner Machine -1 Nos 20 


KEK 
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